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1. ONE OF MAJOR PROBLEMS BROUGHT TO INSPECTORS' 

ATTENTION ON ARRIVAL EMBASSY BUENOS AIRES IS THAT OF DELAYS 
IN CONSTRUCTING NEW CHANCERY BUILDING AND ESCALATION OE 
CONSTRUCTION COSTS. WE ARE INVESTIGATING THIS MATTER, AND LOCAL 
FBO REPRESENTATIVE MORI HAS BEEN REQUESTED DELAY, AT 
CONSIDERABLE PERSONAL EXPENSE, HIS PLANNED LEAVE IN ORDER 
ASSIST INSPECTORS. 

2. WOULD APPRECIATE YOUR OBTAINING FROM FBO AND TELEGRAPHING 
URGENTLY A SCHEDULE OF ALL BIDS (AMOUNTS AND NAME OF BIDDER) 
PLACED WITH FBO ON CHANCERY BUILDING, BUENOS AIRES, PLUS 
ORIGINAL AMOUNTS BID AND ALL SUBSEQUENT ADJUSTMENTS TO SAME. 

HILT. 
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